330
INDEX.
JKeferencea ttre to section*.
STRUCTURE (see also WORKS) : Contracts to erect structures, the use and maintenance of   which   are   contrary to law or ordinance are void, 76, 87
SUBCONTRACTORS :
Not liable to owner for negligent work, 17
SUBJECT MATTER (see
EKATION ; CONTRACTS ; WORKS) : Must be lawful, 71-87 Compared with consideration, 71 Of controversy,  bringing- it into court, 292, 293
SUBLETTING, see also ASSIGNMENT. SUBMISSION TO ARBITRATION, see
ARBITRATION.
SUBSCRIBERS   (see    also    SUBSCRIP-
TIONS) : Liability is several in the ordinary form,
49 Partnership, when, 49
SUBSCRIPTIONS :
{Stipulations and conditions imposed, 49 Not revocable at will of subscriber, 49 Payment may be enforced by whom, 49 Amount set opposite each name is limit
of liability, 49
Consideration in subscription papers, 62 Misrepresentations in soliciting, 129
SUBSEQUENT AGREEMENTS :
Modifying or rescinding contract, 131 Must be founded on a consideration, 131
SUCCESS:
Not a test of skill or capacity, 229, 258
SUNDAY CONTRACTS :
Are invalid in most states, 59, 79, 95 Contracts for employment to   work on
Sunday, 59
Necessary work, what is, 59 Contract drafted^ on Sunday but deliv-
ered ori week-day, 59, 95
SUPERINTENDENCE :
Should    prevent   material   errors   and
omissions, 239, 240
Not excused by presence of owner, 238 Engineer or architect liable for neglect
in, 238
SUPERINTENDENT   (see also  ENGINEER or AHCHITECT ; FOKEMAN) : Eight to a lien, 261, 262
SECURITY :
Form of,  prescribed by public officers, 169
SURETY (see also ALTERATIONS) :
For faithful performance, 168, 169
Contract of, within statute of frauds, 110, 111
Assumes burdens and takes benefit^ when he undertakes to complete work, 18
Obligations limited to those assumed in bond, 20
Liability to third parties, 19
Liability to contractor's creditors, 19
Liability to subcontractor, 19
Good and sufficient, required by statute, 139
To be named in bid, 169
Offered by bidder, responsibility determined by public officers, 169
Power to determine good and sufficient, 172
Eefusal to qualify as, 169
Eel eased by unauthorized changes, 20
Kelease of, need not suffer injury, 20
Released by overpayments to contractor> 20
Released not by offsetting claims, 20
Released by payments without engineer's certificate, 20
Released by extension of time of completion, 20
Released by changes in plans, 20, 21
Effect of alterations on, 20-22
Released by a change of parties, by assignment, death or dissolution, 21
Released by change of architect, 20
Released by performance becoming impossible, 22
SURVEY :
As evidence in a trial, 270 Mistake in, by city engineer, 258
SURVEYOR'S STAKES :
Liability  for injury from  falling over,
242
TAXPAYER:
May enjoin performance of public work under an illegal contract, 157
May restrain public officers from awarding contract for public work illegally, 177, 178
TELEGRAPH MESSAGE :
Acceptance of offered by, 95
TERMS AND PHRASES :
Explained by parol evidence, 122-126
TERM   OF   SERVICE   (see also EMPLOYMENT) : Permanent, 201
TESTIMONY, see also EXPERT TESTIMONY.
TIME:
For offer to continue or remain open, 97